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Message Text 


SECRET 

PAGE 0 1 RABAT 01326 27 1 40 1 Z 
46 

ACTION AF-04 

INFO OCT-01 SS-14 ADP-00 NSC-10 NSCE-00 L-02 CIAE-00 

INR-09 NSAE-00 RSC-01 DODE-OO PM-03 RSR-01 ( ADP) W 

033393 

R 271210 Z MAR 73 
FM AMEMBASSY RABAT 
TO SECSTATE WASHDC 8555 
INFO COMNAVTRACOM KENITRA 

SECRETRABAT 1326 

LIMDIS 

E. O. 11652 GDS 

TAGS: MARRMOUS 

KENITRA COMMUNICATIONS COMPLEX 

REF: A. STATE 47965; B. RABAT 1029 

1. COMNAVTRACOM HAS PROVIDED FOLLOWING COST ESTIMATES 
FOR PHYSICAL CHANGES PROPOSED REF B: 

A. INSTALL NEW STREET SIGNS (95 SINGS 

$20/ EACH) $1,900 

B. INSTALL NEW PERIMETER ROAD LINK 

5,467 S. Y. $6/ S. Y. 32,802 

C. CONSTRUCT ADDITIONAL PARKING AREA 

(LOWER GATE): 500 S. Y. $6/S.Y. 3,000 

D. SCREEN PLANTING AT STRIP: 

( LUMP SUM) 2,500 

E. SCREEN BLOCK WALL AT STRIP (8‘ HIGH) 

800 S. F. $1.50/ S. F. 1,200 

F. REPAIRS/ IMPROVEMENTS TO FACILITIES 

AT LOWER GATE ( LUMP SUM) 1 ,000 

SECRET 
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SECRET 

PAGE 02 RABAT 01326 271401 Z 


G. ROADBLOCKS & MISCELLANEOUS DIRECTION 
SIGN, ETC. (LUMPSUM) 2,000 

SUBTOTAL $44,400 

CONTINGENCY (10 
PERCENT) 4,400 

TOTAL $48,800 

2. THESE PLANS HAVE NOT YET BEEN DISCUSSED WITH LOCAL 
MOROCCAN AUTHORITIES. 

PARKER 


SECRET 


*** Current Handling Restrictions *** LIMDIS 
*** Current Classification *** SECRET 
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Message Attributes 


Automatic Decaptioning: Z 
Capture Date: 01 JAN 1994 
Channel Indicators: n/a 
Current Classification: UNCLASSIFIED 
Concepts: 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 27 MAR 1973 
Decaption Date: 28 MAY 2004 
Decaption Note: 25 YEAR REVIEW 
Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: golinofr 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973RABAT01326 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: GS 

Errors: n/a 

Film Number: n/a 

From: RABAT 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19730338/aaaaiifh.tel 

Line Count: 81 
Locator: TEXT ON-LINE 
Office: ACTION AF 
Original Classification: SECRET 
Original Handling Restrictions: LIMDIS 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: SECRET 
Previous Handling Restrictions: LIMDIS 
Reference: A. STATE 47965, B. RABAT 1029 
Review Action: RELEASED, APPROVED 
Review Authority: golinofr 
Review Comment: n/a 
Review Content Flags: 

Review Date: 03 JAN 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <03-Jan-2002 by boyleja>; APPROVED <17-Jan-2002 by golinofr> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 

Status: <DBA CORRECTED> srp 971230 
Subject: KENITRA COMMUNICATIONS COMPLEX 
TAGS: MARR, MO, US 
To: AF 

SECSTATE WASHDC INFO COMNAVTRACOM KENITRA 
Type: TE 
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